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Message Text 



UNCLASSIFIED 

PAGE 01 BRASIL 07690 092056Z 
70 

ACTION FBO-OI 

INFO OCT-OI ARA-IO ISO-00 /0I2W 

083107 

P 092025Z NOV 73 

FM AMEMBASSY BRASILIA 

TO SECSTATE WASHDC PRIORITY 0443 

UNCLAS BRASILIA 7690 

E.O. 1 1652: N/A 
TAGS: ABLD, BR 

SUBJECT: SOR ROOFS, CONTRACT N. 3106-321298 
REF: STATE 220481 

FOLLOWING INFORMATION ESSENTIALLY PROVIDED PETER HAHN PREVIOUS 
TELEPHONE. 

JUSTIFICATION FOR INCREASED COST OF TYPE A OVER TYPE B RESIDENCE IS: 

1. DIFFERENCE IN ROOF AREA: 375 SQUARE METERES (TYPW A) COMPARED TO 
190 SQUARE METERS (TYPE B) 

2. MATERIAL COSTS HAVE INCREASED APPROXIMATELY 5PERCENT 
MONTHLY. 

3. SKILLED LABOR HAS ALREADY INCREASED PLUS 5 PERCENT 

4. INCLUDED ARE ADDITIONAL DOMOLITION OF REINFORCED CONCRETE WATER 
STORAGE TANKS AND CENTER GUTTER EXTENSION ONLY FOR TANKS ON 
TYPE A. 

5. ADDITIONAL CONSTRUCTION PROBLEM DUE TO A S SUPPORTING SLAB 
BEING BI-LEVEL AND MORE COMPLEX THAN TYPE B. 

CRIMMINS 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 09 NOV 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BRASIL07690 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BRASILIA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731 145/aaaabgtu.tel 

Line Count: 44 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: STATE 220481 

Review Action: RELEASED, APPROVED 

Review Authority: elyme 

Review Comment: n/a 

Review Content Flags: 

Review Date: 31 JAN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <31 -Jan-2002 by myersjs0>; APPROVED <25 FEB 2002 by elyme> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SOR ROOFS, CONTRACT N. 3106-321298 
TAGS: ABLD, BR 
To: STATE 
Type: TE 
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